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Ik January i960 
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1. orheral apaooa&H mm* i 

A. introductory reaarka by Hr. B. M. Biss ell. 

3* Brief broad progreas-itatua reports and review of schedules, excluding 
details to be di scussed in separate technical meetings : Lockheed, 
Pratt & Whitney, P«rkln-Elmer and Firewel. 

C. Configuratioai freeze status. 

3. Dec 1 elms concerning major systems oar aub- systems : 

1* Air conditioning 

2. Autopilot 

3» Ihertisl Guidance System 
Rector 

5* Gear-box and drive-shaft 
1. Bsvlew requirement*: 

1. Rusher of major items, systems or sub- systems to be procured: 
Aircraft and components, engines, cameras, inertial guidance 
systems, autopilot* 

2* CcmimttiiciitionB 

3 . Aircraft instrumentation 
Ferret Systems: System VI 

5- High Resolution Redes 

F. Operational Concept: 

Lockheed review of Status of range, geographic coverage, re-fueling, 
end tanker problems. 

G. Human Factor*, Pilot Environment sad personal Bqnipssmt: 


CD 


remarks on: 
irenment of Cockpit 
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(2) Radiation 

(3) Pilot selection, training and evaluation 


32. ^tSSOfflU CAtt 



®2£ 


it 


A. Airfiraa* and Belated Coordination Problems! 


i 25X1 D 
| 25X1 D 

1 25X1 D 


1. Review significant tarts, general design and configuration freeze* 

2. Review engine ejector deeign and fabrication. 

3. Review co mponents Ax the air craft whic h will qualify for 

performance and bow dose to other items or 

components. 

b, Status special materials. 

3* Spares acid ground handling equipment requirements. 

6. Material deliveries and problems. 

?. Review proposal and costa to carry out a destruction teat on the 
final configuration to ha fleam. 

3. Presentation of revised cost proposal by &ocfcbe@d. 

8. Power Plant and Related Metiers: 


1. Brief review of revised engine specification. 

2. Review gear-box and drive-shaft design and fabrication. 

3* Review proposal concerning fuel additive and recommended system 
design. 

h* Spares and ground handling requirements. 

0. Pilot Bwrircnaewfe and Personal Bquipment: 

firewel review of requirements and schedule. 

8. Camera: 


25X1A5a1 


1. P«rkin-Slmer: aupplamentary review, if deemed necessary. 

2 . 


revisw status. 
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1* 


Autopilot and X&srtlal Guidance System: 
Suppleaantary briefing of 
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tentative. 



!• Cover and Security problems* 

* <t P ao * construction airport requiremente 
it test Hite for fltgfrb teet and opersticmal phase . 

3* 2raa«porliatioa requirements. 


ll.Copy of Copies 



Approved For Release 2001/07/27 : CIA-RDP81B00879R001 00001 01 15-7 


